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THE PORT AUTHORITY GDL7 W&W 




ONE WORLD TRADE CENTER 
NEWYOBK, NY 10048 



(212) 435-7000 
(973) 961-6600 



April 10, 2001 

Mr. R. Bonsignore, ARA 
Bonsignore Design, Inc. 
39 East 29* Street 
New York, New York 10016 

SUBJECT: FIDUCIARY TRUST COMPANY INTERNATIONAL 



Dear Mr. Bonsignore: 

This letter responds to your submittal dated March 21. 200 1 , requesting a review of the documents listed in 
Attachment A of this letter. The subject Tenant Construction or Alteration Application 012102, which was 
conditionally approved on January 25, 2001, has now been approved. There are no further comments. 

At the completion of construction, please submit a set of signed and sealed mylar reproducibles stamped 
As-Built with the Tenant Alteration Application number denoted on each drawing plus a complete set of 
CAAD diskettes formatted for AutoCAD 14 or 2000. En addition, provide two (2) independent disks for 
Fire Alarm only. 

Any changes to the already approved scope of work must be submitted to The Port Authority of New York 
and New Jersey for review and approval prior to the commencement of associated work. Only contract 
documents reviewed and approved by this office are to be released in the field for construction. 

All correspondence or inquiries should be directed to. Mr. Thomas Pulvircnti, Project Manager at The Port 
Authority of New York and New Jersey, One World Trade Center, 88 th Floor South, New York, New York 
10048;J>hone: (212)435-2562. Fax:(212)435-8168. 



TWO WORLD TRADE CENTER 95™ 
DEMOLITION OF EXISTING SPACE 
TAA #012102 

SUBMISSION #2 - APPROVAL 



FLOOR 





Tenant Project Management 
World Trade Department 



FkJucuaryTrustCompany TAA #012102 



ATTACHMENT A - LIST OF DRAWINGS 
FIDUCIARY TRUST INTERNATIONAL CO. 
TWO WORLD TRADE CENTER - 95™ FLOOR 

DEMOLITION OF EXISTING SPACE 
TAA #012102 - SUBMISSION #2 - APPROVAL 



Drawing 



Dated 



A-l 
A-2 



12/07/00 
12/07/00 
12/07/00 
12/07/00 
12/07/00 
12/07/00 



E2-01 
E3-01 
Fl-01 
F2-01 
F3-01 
F4-01 
P2-01 
P34H 



12/07/00 



12/07/00 



04/10/01 



End of Drawings. 



FkJucuaryTrustCompany TAA # 01 21 02 



bcc: S. Bhol, A. Kent, A. Fadavi, G. Gaeta, M. Hanna, E. Monteverde, T. Pulvir 
J. Richardson, MG. Sileo, A. Serpe, F. Varriano 



FiducuaryTrustCompany TAA #012102 



THE PORT AUTHORITY®^ W©DStD Memorandum 



TO: Gerald Gaeta, Manager, Tenant Project Management, WTD 

FROM: C.John Lin 

DATE: January 23, 2001 

SUBJECT: WTC - ALTERATION APPLICATION W-012102 - FIDUCIARY 

TRUST INTERNATIONAL - 2 WTC - 95 th FLOOR - DEMOLITION 
OF EXISTING SPACE - REMOVAL OF CEILING 

REFERENCE: Review Request dated 1/8/2001 

COPY TO: A. Fadavi, M. Hanna, J. Richardson, Job Folder 



A review of the material listed below and submitted with the referenced request has been made. 
It is recommended that approval to proceed with construction be granted. 
There are no comments. 
Drawings: 

REMARKS: 1) See the attachment for a list of drawings recommended for approval. 

2) Copy Line distribution via "Outlook" only. 




C. John Lin, P.E. 
Manager 

Quality Assurance Division 



I.D.: W01-2102-001 

ZAZ/ddh 

art. 



Reviewers: 

Z.A. Zwierz, Coordination; D. Remeta, Architectural; O.M. Clemente, Mechanical; F. Diaz-Balarl, Electrical; 
K. Narsule, Plumbing and Fire Protection. 



ATTACHMENT 



ALTERATION APPLICATION W-012102 



The following drawings are recommended for approval: 



Drawing: 


Dated: 


Revised 


A-l 


12/01/00 


/ / 


A-2 


12/01/00 


/ / 


HI. 01 


12/07/00 


/ / 


H3. 01 


12/07/00 


/ / 


El. 01 


12/07/00 


/ / 


E3. 01 


12/07/00 


/ / 


E3.02 


12/07/00 


/ / 


F1.01 


12/07/00 


/ / 


F2.01 


12/07/00 


/ / 


F3.01 


12/07/00 


/ / 


F4. 01 


12/07/00 


/ / 


P2.01 


12/07/00 


/ / 


P3.01 


12/07/00 


/ / 
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CADD Disk set 
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35-N 



























AUTHORITY OF NEW YORK AND NEW JERSEY 
ALTERATION APPLICATION REVIEW REQUEST 

Facility 2 WTC FIr95 TH TAA No. 012102 




Date 01/08/01 



Appncation / Tenant FIDUCIARY TRUST INTERNATIONAL 



Consultant BONSIGNORE DESIGN 



Estimated Cost $ 75,000.00 Submittal No. 1 



v 



Description of Work 

DEMOLITION OF EXISTING SPACE- REMOVAL OF CEILING 



Project Manager: Thomas Pulvirenti 

Location: 1 WTC - 88 - South 
Phone: 435- 2562 
Fax: 435-8168 



DESIGN DISCIPLINES 

Architectural 
Egress Analysis 
Structural 
HVAC 
Plumbing 
Sprinkler 
Electrical 
Utility > 600 V 
Civil 

Geotechnical 
Environmental 
Fueling 

Radio Freq. Coord. 
Corrosion Protection 
Elevator / Escalator 



□ 

□ 

□ 
□ 
□ 
□ 
□ 
□ 
□ 
□ 

□ Other 



ATTACHMENTS 

D Document List 

D Contract Drawings 

□ Contract Specifications 

□ Tenant Response 

□ Computations 

□ Reports 

□ Catalog Cuts 

□ Copy of TAA 

□ Other 

Special Instructions 



QFFigiHTopy 



| - C'NEfcRiNGDEFi (jUMJ^ *. 




RECEIVED 



L~ 



ALItNMU'NbAMAMLw 

TFriANT CONSlKliCTIOh !:f VM I'l'M 



Copy To J. Richardson, M. Hanna, 

P. Cullen, M. G. Sileo, A. Serpe 



i 



Signature 



File Pee jt 
GonUact # 



THE PORT AUTHORITY ®P KR? $ KW 
One World i -Je Center, New York, N Y. 10048 
TENANT CONSTRUCTION OR ALTERATION APPLICATION 



For Port Authority use only 



' Facility 

WTC 




Date 

/ / 


Applicant's Name 



APPLICANT MUST REAP THE TERMS AND CONDITIONS PRINTED ON TOE REVERSE HEREOF 

The Applicant shall not commence performance of any of the said work prior to the receipt by Applicant of a copy of this application 
duly si£ned in Part Two hereof on behalf of The Port Authority of New York and New Jersey. Upon receipt thereof, the Applicant agrees to perform said 
wort in accordance with the following 'Information to be Furnished by Applicant" and to comply with and be bound by all requirements and conditions 
set forth below under the remarks, if any, in Part Two hereof and the terms and conditions set forth on the reverse hereof 



WTC 

DESCRIPTION OF WORK 



PART ONE: Information to be furnished by Applicant (Refer to your lease or permit for required information) 

Permission is hereby requested to perform the following described work on the space occupied by the Applicant 
AJ^AULITV) ( PURSUANT TO {LEASE. SPACE PERMIT) — [ LOCATION (tAllLDlNUWUMBER Ot , ARtA)Ot , iii } ACb iOHE ALIUKWJ 



NUMBER 

AND RKAiJON 



ESHMATtU COST 




ESTIMATED T1MK 




I'ARTINU 


COMPLETION 


OF WORK S 


1£>o 


TO COMPLETE (DAYS) 


5> 


D ATE of joZ 


DATE &/toS>l*l 



Plans: Prints of each drawing must be submitted with copies of application. Include floor plan and show area affected by 
proposed work (size 8 '/a" x 1 1" or larger). 



TITLE OF DRAWING 



DRAWING NUMBER 



DATED 



CORRESPONDENCE TO 
(NAME AND ADDRESS OF EMPLOYEE rN CHARGE OF WORK) 

Mif too 4& 



'lELEPHONU NUMBblR 



APPLICANT'S NAME (Ail ll 1 APPEARS ON LEAi>t OR PERMIT) 
ATUHU Of AU \UmWiD RHK7 



BYilWWATURli Of AU \UmWiD RHP") — 



tttce; 



date; 



AM* j 

RESSTJ 



J2. *7. 

SZ. a>7. 

TELEPHONE NUMBEU 



ARCHITECT £w*/^AA>Aff P*±(4*S 




LICENSE NUMBER 



ENGINEER OR ARCHITECT CE 

I have supervised the preparation of p 
for the entire work represented here i 
they conform to the requirements of 
ordinances, resolutions and regulaiio 
municipality in regard to constructio 
buildings and structures and in regard 
protection which would be applicable i 
were a private corporation. 




SIGNATURE OE CI 
ARCHITECT 




lOH&SIONAL ENUINUKR OR 



DATE: 



The Contractor by signing belov/ agrees to all the terms and conditions 
on this application and printed on the reverse side thereof, including 
#5 indemnifying the Port Authority, and further agrees to be bound 
by all riders and schedules attached to this application 

Signature: 



□ 



The Applicant must check here if the Professional Certification 
Program is elected for tenant construction ^ r alteration at the 
World Trade Center. 



. / / Signature: 

TjFFlCEtjQ py 



Address: 



Please advise the undersigned, in writing, when this work has been completed. 




ll* \2f 00 

Date 



PART TWO: Prepared by Port Authority aod returned to Applicant 

The above Application is QApproved ODisapproved. Subject to the following conditions: 

□Continued on Rider "A", "B". "C'\ "D", an "G" (Rider G will be included only for the 
Professional Certification Program) 

THE PORT AUTHORITY ®P GW & KL9 


i 


JAN 1 0 2001 


L 

i 




By: 


RECEIVED 


1 

CD 




INSPECTED BY: 


DATE: 

/ / 




TITLE: ALIbKAIIUNj APiliCA; ION 
1ENAN1 CONSTRUCTION' REVIEW UNIT 

Manager of Tenant «nd Pioieet MantRcmenl/WTD 


DATE: 
— / / 



Revised 10(26100 



